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Ll. A hydroelectric power plant under construction is situated south of the village 

of Tiszalck, between the River Hernaéd and the curve of the River Tisza. It 
“ig at present the largest hydroelectric power plant in Hungary. To the north 

of Tiszalok two irrigation and shipping canals are being built, one, called the. 
“main @astera canal” in a southern direction » the other, is the “main western 
canal", These two main canals will be complemented with a net of smaller 
irrigation canals, All these constructions have been decided upon by the prewar 
Hungarian Governments and detailed planus have also been worked out, but war 
prevented their realization. 


&. The great dem of the power plant is being built in the large curve of the Tisza 
ot Tismalok, near Razom puszta. Six million cubic meters of earth will be moved. 
Tois power plant will yield 55 million kw current per year, which is equivalent 
bo 50,000 tons of coal yearly. ‘The height of the dam will be 7-5 meters, and the 
artificial lake to be created for water storage purposes will contain several 
million cubic meters of water. The total dength of the irrigation canals will 
be several hundred kilometers. 


3. The 60 meter Long steel constraction of the turbine house is finished. The electric 
generator room, 7O meters long, 20 méters wide and 20 meters inside height, is 
still under construction with prefabricated concrete pillars. By the spring of 
1954, the following parts of the power plant are to be ready: The dem, shipping 
sluices, and power plant. With the help of the dam the level of the River Tisza 
Will ke elevated by 9 meters; the Tisza thus will be navigable for large cargo ships 
as far as Zehony the present Hungaro-Soviet border station, where the greatest 
Hungaro-Soviet railroad and highway traffic is handled. 


4k, The turbine house of the power plant is to. be finished in 1952. The "Ganz 


Wagon Works delivered the first turvines in August. There will be three turbines 
in all. Director of the power plant construction is Ladislas Teleki; secretary 
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and chiefcommissioner of the Comminist Party is Ladislas Kiss; head of the 


‘workers* union, responsible for the construction committee’s work is Nicholas Gal 


Tu connection with the construction of the shipping sluices, an 85 meter long and 
17 meter wide canal is being built for transfer of the ships, which will 
navigate on the Tisza to Dombrad, and on the River Bodrog to Satoraljaujhely. 


The “main eastern canal” will touch the following cities and villages: 
Budszentmisily-Ha jdunands -Hajdubészormény~-Balmazu jvéros-Ha jduszobosz16-Tetétlen- 
Bakonysag.”~ It, will be 97 kilometers long. Fifty thousand liters of water 

will flow per minute through the sluices intg the canal. ‘The canal will not only 
serve for irrigation, but will also be navigable for 1 ;000 ton cargoes. Ten million 
cubic meters of earth will be moved. At present work is going on busily between 
Budszentmihaly-Hajdunanas; only a few kilometers of the canal have been — 

finished. Most of the workers are slave laborers, political deportees, with 


many Wwouen and even children among them who work under inhuman conditions. There 


are also two allegedly Soviet-wade bulldozers (foldkotro) at work; one of them 
clears away 4,000 cubic meters of earth daily, the other one 2,000. The main 

eastern canal is to be finished by 1953, as far as Hajduszeboszlé , end it will 
irrigate the state «state at Nadudvar, where rice is being grown. 


The main western canal is a@ analler construction and only about three million 
cubic maters of earth will be moved. This canal will irrigate about 200,000 
cadastral yokes. : _ 


‘Along the main canals, about 200 kilometers long,a forest strip is being planted. 


Such afforestation is alec being done now around Hajdundnds, where sbout 3,000 


screa have been planted, mainly oak. Oak, once abundant on the Alfold 


(Great Hangarian Plain)--a few magnificent specimens only remained near 
Fiszadob--almost totally disappeared in the last century, and so the new 
afforestation of oak along the canals is a novelty. io 8 
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